California 

w _ 


; fe .onal Water Quality 

Los Angeles Region 


atrol Board 


Winston Hickox 

Secretary for 
Environmental 
Protection 


Internet Address: http://w\vw. swrcb. ca. go v/~rwqcb4 
320 West 4th Street, Suite 200, Los Angeles, California 90013 
Phone (213) 576-6600 FAX (213) 576-6640 


April 26, 2000 

Mr. Mark Gabay CERTIFIED MAIL 

CORSAIR LLC RETURN RECEIPT 

9171 Wilshire Boulevard, Suite 600 Z 411 925 531 

Beverly Hills, CA 90210 


CLEANUP AND ABATEMENT ORDER NO. 00-002, ISSUED TO CORSAIR LLC TO 
INVESTIGATE AND CLEANUP PETROLEUM HYDROCARBON CONTAMINATION IN 
SOILS AND GROUNDWATER (FILE NUMBER 900420016) 

Dear Mr. Gabay: 

This Regional Board has determined that the presence of petroleum hydrocarbon (gasoline 
and diesel) contamination, including the gasoline additive methyl tertiary butyl ether 
(MTBE), discharged from the PM Service Station located 4954 York Boulevard, Los 
Angeles, creates or threatens to create a condition of pollution or nuisance pursuant to 
Section 13304 of the California Water Code. Enclosed is Cleanup and Abatement Order 
No. 00-002, directing Corsair LLC to define the extent of soil and groundwater 
contamination onsite and offsite, and to cleanup and abate the contamination at 4954 York 
Boulevard, Los Angeles to the extent that it no longer poses a threat to water quality. 

This Order is issued under Section 13304 of the California Water Code. The Order 
requires you to submit a Site Assessment Report by May 2, 2000. Should you fail to fully 
comply with any provision of this Order, you may be subject to further enforcement action, 
including injunctive relief and civil monetary remedies, pursuant to appropriate California 
Water Code Sections including, but not limited to, Sections 13304 and 13350. If you fail to 
comply with the terms of this Order, the Regional Board may impose administrative civil 
liability of up to $5,000.00, but not less than $500, per day or seek injunctive relief in 
accordance with Section 13350 of the California Water Code. 


If you have any questions concerning this Order, please contact Mr. Hubert H. Kang at 
(213) 576-6695 or Ms. Gay Norris at (213) 576-6698. 

Sincerely, 



Dennis A. Dickerson 
Executive Officer 


Enclosure 


cc: See page 2 
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cc: Regional Board Members 

Mr. Jorge Leon, Office of Chief Counsel, SWRCB 

Mr. Gary Yamamoto, Drinking Water Field Operations, State Dept, of Health Services 

Councilman Nick Pacheco, Los Angeles City Council, 14 th District 

Captain John Durso, Los Angeles City Fire Department 

Mr. Keith Pritsker, City Attorney's Office, City of Los Angeles 

Mr. Al Bragg, Los Angeles County Health Department 

Mr. Carlos Becerra, South Coast Air Quality Management District 

Mr. Mel Blevins, ULARA Watermaster 

Mr. John J. Carroll, CORSAIR LLC 

Mr. Fred Feeney, Hinckley & Schmitt 

Mr. Charles Norris, McKesson Water Products 

Mr. John White, Innovative Construction Solutions 

Mr. Michael A. Nogueira, M.A.N. Insurance Agency, Inc. 

Mr. Efren Perez, Le Last Touch Hair Studio 
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STATE OF CALIFORNIA 

REGIONAL WATER QUALITY CONTROL BOARD 
LOS ANGELES REGION 

CLEANUP AND ABATEMENT ORDER NO. 00-002 

REQUIRING CORSAIR LLC TO ASSESS, AND CLEAN-UP AND ABATE 
THE EFFECTS OF PETROLEUM HYDROCARBON CONTAMINATION, 

INCLUDING THE GASOLINE ADDITIVE METHYL TERTIARY BUTYL ETHER, 
DISCHARGED TO SOIL AND GROUNDWATER 

The California Regional Water Quality Control Board, Los Angeles Region (hereinafter "Regional 

Board" or "LARWQCB") herein finds: 

1. CORSAIR, LLC (hereinafter Corsair) is the current owner of the property located at 4954 York 
Boulevard, at the corner of York Boulevard and Avenue 50 in the Highland Park area of the 
City of Los Angeles (Figure 1). The property was purchased at a bankruptcy Trustee’s sale on 
April 22, 1996, and is currently a vacant lot. 

2. Site operations historically consisted of retail gasoline and diesel sales, and automobile repair 
and maintenance. Four underground fuel storage tanks (5,000-gallon gasoline, 5,000-gallon 
diesel, 8,000-gallon gasoline, and 8,000-gallon diesel) and one waste oil tank have been 
operated at the subject site. (Figure 2) 

3. Shell Oil Company previously operated a service station at the site, and in May 1981 reported a 
release of 800 gallons of gasoline, 610 gallons of which were recovered. In March 1985, while 
operating as Target Station Number 940, free product was discovered in the groundwater 
monitoring wells. An additional unauthorized release of an unknown quantity of diesel fuel was 
reported on May 4, 1992. On August 12, 1992, the City of Los Angeles Fire Department 
transferred the oversight of this case to the LARWQCB. 

4. The subject site is located within the Eagle Rock Basin in the San Fernando Valley 
Groundwater Basin. The Regional Board adopted a Water Quality Control Plan (Basin Plan) for 
the Los Angeles Region on June 13, 1994. The Basin Plan designates the following beneficial 
uses for groundwater within the Eagle Rock Groundwater Basin: municipal and domestic 
supply, agricultural supply, industrial process supply, and industrial service supply. 

5. The site overlies a producing aquifier within the Eagle Rock Basin. Sparkletts (McKesson Water 
Products) operates a production well located at 4500 York Boulevard and Sierra Springs Water 
(Hinckley Schmitt) owns a supply well at 4414 York Boulevard, Los Angeles, California. The 
subject site is located 0.6 miles east of the producing wells, and within the boundaries of the 
Eagle Rock Basin. 
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6. LARWQCB staff have reviewed and evaluated technical reports containing site underground 
storage tank operation information together with soil and groundwater assessment data 
provided by Corsair for the subject site. The Regional Board has issued letters directing 
Corsair to take certain actions, the following findings are based upon that review and 
evaluation. 

7. Soil and groundwater are contaminated with gasoline and diesel from reported releases at the 
site. Free product of up to 14 inches has been identified in 4 of 10 groundwater monitoring 
wells (See Figure 2) since April 1992. During the November 4, 1999 groundwater sampling 
event, free product was encountered in 2 of the 6 sampled groundwater monitoring wells. In 
the remaining groundwater wells, dissolved gasoline concentrations ranged from 360 to 4,200 
pg/L of gasoline (TPH G ), 15 - 1000 pg/L of benzene, ND - 36 pg/L of toluene, ND - 32 pg/L of 
ethylbenzene, ND - 50.2 pg/L of total xylenes, and 10 - 690 pg/L of methyl tertiary butyl ether 
(MtBE). 

8. Soil contamination has been detected up to 3,100 mg/kg of TPHg. 4,600 mg/kg of Total 
Recoverable Petroleum Hydrocarbons (TRPH), 2,000 mg/kg of TPHd, 18,000 mg/kg of 
benzene, 160,000 mg/kg of toluene, 380,000 mg/kg of xylenes, and 66,000 mg/kg of 
ethylbenzene. 

9. The extent of the soil and groundwater contamination has not been adequately defined, and 
the residual contamination is considered to be an ongoing source migrating offsite in the 
shallow perched groundwater underlying the site. 

10. The “Limited Groundwater Evaluation” (dated February 8, 1997, received March 12, 1997) 
submitted by Corsair, contained the results of groundwater sampling performed on December 
16, 1996, and a proposal to submit a workplan to install 12-14 direct push borings to further 
characterize site conditions. In a letter dated March 19, 1997, the LARWQCB concurred with 
delineating the petroleum hydrocarbon plumes by drilling and sampling using direct push 
borings. The site assessment report containing the results of the subsurface investigation was 
not submitted. 

11. On February 17, 1998 Corsair submitted a “Corrective Action Plan”, a workplan to drill and 
sample 5 soil borings; sample all monitoring wells; abandon all monitoring wells; remove 
underground storage tanks; excavate and dispose of approximately 200-250 cubic yards of 
petroleum impacted soil and backfill with clean imported soil; and install 5 new monitoring wells. 
Corsair also reported the results of a groundwater monitoring event conducted on October 2, 
1997. In a letter dated April 2, 1998, the LARWQCB authorized Corsair to proceed with the 
site assessment and remediation, and required Corsair to conduct groundwater monitoring on a 
quarterly basis. Based on the results of this phase of the investigation, the need for additional 
onsite and/or offsite groundwater monitoring wells would be determined. 
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12. On July 3, 1998, the LARWQCB received a “Report of Groundwater Investigation”, which 
contained a recommendation to proceed with the “Corrective Action Plan” previously authorized 
by the LARWQCB, and the results of groundwater monitoring conducted on May 9, 1998. With 
the exception of one groundwater monitoring event, none of the work, authorized in the 
LARWQCB letter of April 2, 1998, was performed. 

13. As a result of nuisance conditions, Regional Board staff conducted three site inspections in 
May 1999 and subsequently issued Corsair a "Notice to Comply” with environmental 
regulations regarding free product removal and covering soil piles on May 28, 1999. 

14. In the LARWQCB letter of July 27, 1999, Corsair was again notified to perform the work 
authorized in LARWQCB letter of April 3, 1998, which included continuous free product 
removal; submittal of monthly free product removal reports; submittal of the tank removal report; 
locate and properly abandon all groundwater monitoring wells damaged during the removal of 
the underground tanks; submit a well abandonment report; submittal of delinquent quarterly 
technical monitoring reports for 3- quarter 1998, 4- quarter 1998, 1- quarter 1999, 2— quarter 
1999, and 3- quarter 1999, and submittal of quarterly remediation progress reports. 

Corsair was also required to submit a workplan to replace the abandoned groundwater monitoring 
wells by August 27, 1999; sample all existing groundwater monitoring wells and submit 
quarterly groundwater monitoring reports; submit a mailing list of property owners, a 
certification declaration or a copy of the grant deed by August 15, 1999; and to cover all soil 
piles and ensure that all soil piles remain covered to prevent vapor migration into the atmosphere. 
The soil piles were subsequently covered, but none of the required technical reports were 
submitted. 

15. On August 13, 1999, the LARWQCB received “Letter Report on Initial Site Work and Free 
Product Removal..." submitted by Corsair. Instead of excavating and disposing of the 
contaminated soil as proposed by Corsair and authorized by the LARWQCB, Corsair backfilled 
the soil into the tank pit without LARWQCB notification. Free product was removed, but the 
amount recovered and the manifests were not submitted as required. None of the other 
technical reports, required in the LARWQCB letter of July 27, 1999, were submitted. 

16. Pursuant to Section 13267 of the Porter-Cologne Water Quality Control Act, the LARWQCB 
Executive Officer issued Corsair a “Notice of Violation” (NOV) on October 1, 1999, for their 
failure to submit the required technical reports and workplan. Pursuant to Section 13268, 
Corsair was directed to submit the delinquent technical reports within 30 days after receipt of 
the NOV. None of the other required technical reports were submitted, with the exception of 
the 3- quarter 1999 quarterly groundwater monitoring report. 
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17. The 3- quarter 1999 groundwater monitoring report was determined to be deficient as not all 
groundwater monitoring wells were sampled, MTBE was detected but not quantified, seven 
days advance notice to implement field work was not given, groundwater monitoring wells were 
not surveyed, detection limits for chemical analysis were exceeded, the chain of custody for 
sample handling was broken, and disposition receipts of purge water were not supplied. 

18. In Corsair's technical report received on November 2, 1999 (dated October 14, 1999), Corsair 
indicated that the delinquent technical reports could not be submitted because the work was 
never performed. In addition, instead of submitting the results of the well abandonment per our 
letters of July 27, 1999 and October 1, 1999, Corsair submitted another workplan to abandon 
groundwater monitoring wells. Corsair also reported the installation of piping for a vapor 
extraction system, which was not proposed in the “Corrective Action Plan”, nor authorized by 
the LARWQCB. 

19. Included in the November 2, 1999 technical report was the required workplan (due by August 
27, 1999), to install three additional groundwater monitoring wells. The workplan did not meet 
LARWQCB requirements. 

20. At the request of Corsair, a meeting was held on January 28, 2000, to discuss the status of the 
site. Corsair reported that all the tanks had been removed, and they were taking legal action in 
order to obtain the tank removal report prepared by a previous consultant (A J General 
Engineering Contractors, Inc.). As a result of discussions and agreement arrived upon at the 
meeting, Corsair was again required to submit the tank removal report or copy of subpoena to 
obtain tank removal report by February 11, 2000; a workplan for a complete soil and 
groundwater assessment; a plan to remove free product; and a timeline for completion of all 
onsite and offsite investigation activities. Corsair was also directed to immediately secure the 
site and ensure security daily; and to label and remove all drums of hazardous waste, and to 
submit manifests or hauler reports for the legal disposal of the drums. 

21. The workplan to assess the soil and groundwater contamination was received on February 8, 
2000, but did not contain the tank removal report or copy of subpoena to obtain tank removal 
report, property owner information, or manifests of drum removal. Per a Regional Board staff 
verbal request on February 11, 2000, Corsair subsequently submitted a facsimile of a property 
owner declaration, the subpoena to obtain tank removal report, and a scaled site map. The 
manifests or hauler reports for the removal of the drums are still outstanding. 

22. The February 8, 2000 workplan, to define the extent of the soil and groundwater 
contamination, was conditionally approved on March 6, 2000, in order to expedite site work. 
On April 17, 2000, site assessment work commenced onsite, in accordance with the approved 
workplan. A technical report containing the results of the site assessment work is due by May 
2, 2000, and a quarterly monitoring report is due by July 15, 2000. 
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23. On March 10, 2000, Corsair’s consultant faxed a request for an extension for submittal of the 
technical report. According to the consultant, an encroachment permit from the City of Los 
Angeles is needed to install two monitoring wells in the street, and would reportedly take 30 
days to obtain. However, the City of Los Angeles, Department of Public Works, Encroachment 
Permit Section informed LARWQCB staff that permits are issued “over-the-counter” when the 
necessary documents and bond are provided. Therefore, the LARWQCB staff denied Corsair’s 
request for extension of the due date for submittal of the technical report. 

24. Corsair has failed to meet conditions for implementing and completing all required assessment 
and cleanup in a timely manner, as required by the Regional Board on March 19, 1997, April 2, 
1998, July 27, 1999, or according to the schedule approved by the Executive Officer on 
October 1, 1999. 

25. Section 13304 of the California Water Code states, in part, that: 

"Any person....who has caused or permitted....any waste to be discharged or deposited where it 
is, or probably will be, discharged into the waters of the state and creates, or threatens to 
create, a condition of pollution or nuisance, shall upon order of the regional board clean up 
such waste or abate the effects thereof or, in the case of threatened pollution or nuisance, take 
other necessary remedial action." 

26. Section 13350 of the California Water Code State, in part, that” 

“Any person who (1) intentionally or negligently violates any cease and desist order or cleanup 
and abatement order hereafter issued, reissued, or amended by a regional board or the state 
board... shall be liable civilly in accordance with subdivision (d), (e), or (f). 

(d) When there is a discharge, and a cleanup and abatement order is issued pursuant to 
Section 13304, liability shall be imposed as follows: 

(1) Civil liability may be administratively imposed by a regional board pursuant to Article 
2.5...for a violation of this section in an amount which shall not exceed five thousand dollars 
($5,000), but shall not be less than five hundred dollars ($500), for each day in which the 
discharge occurs and for each day the cleanup and abatement order is violated. 

27. This action is being taken for the protection of the environment and as such is exempt from the 
provisions of the California Environmental Quality Act (Public Resources Code, Section 21000, 
et. seq.) in accordance with Section 15321, Chapter 3, Title 14, California Administrative Code. 
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IT IS HEREBY ORDERED, pursuant to California Water Code, Section 13304, Corsair LLC shall 
adequately assess, monitor, report, and cleanup and abate the effects of gasoline and diesel 
discharged to soil and groundwater, and shall comply with the following: 

A. Investigation Assessment Activities/ Extent of Contamination 

The construction and development of five additional groundwater monitoring wells, soil and 
groundwater sampling and analysis from the wells and the direct push borings, free product 
recovery, and reporting requirements must be performed as directed in the LARWQCB letter dated 
March 6, 2000 (see Attachment #1). 

B. Additional Hydroqeoloqic Investigation 

Investigation to determine the extent of onsite and offsite contamination shall be completed during 
this phase of the project. Therefore, if the five additional monitoring wells and direct push borings 
do not adequately define the extent of onsite and offsite contamination, acceptable to the Executive 
Officer, then Corsair must continue their investigation using step-out soil borings and/or additional 
groundwater monitoring wells. Corsair must inform the LARWQCB of proposed boring and/or well 
locations, and install the additional borings and/or monitoring wells, upon approval from of the 
Executive Officer. 

If investigation activities indicate that the contaminant plume has migrated offsite, the California 
Health and Safety Code, Chapter 6.75, Section 25299.37.2 requires regulatory agencies to notify all 
current fee title holders of a site impacted by releases from underground storage tanks prior to 
considering corrective action, cleanup or case closure. Corsair must submit a grant trust deed for 
each individual site or a complete mailing list that contains Regional Board case number, Regional 
Board contact, site name, site address, property owner(s) name, property owner(s) mailing address, 
property owner(s) telephone number and a certification declaration from the affected property’s 
owner. 

C. Comprehensive Remedial Action Plan 

Based upon the results of the investigation, Corsair must submit a soil and groundwater cleanup 
plan to cleanup all soil and groundwater impacted by gasoline and/or diesel constituents onsite and 
offsite. In addition, a Treatment Feasibility Study shall be prepared in order to evaluate potential 
groundwater treatment options to restore the aquifer to it's designated beneficial use. The cleanup 
plan and Treatment Feasibility Study are due by July 17, 2000. 

D. Monthly Assessment and Cleanup Progress Reports 

1. To ensure that on-site and off-site cleanup is completed in a timely manner, monthly reports of 
cleanup progress will be required during the remaining assessment and cleanup phases of the 
project. Monthly progress reports will be due by the 15- day of each succeeding month. 
Reports shall include at a minimum: 1) a discussion of all completed activities and on-going 
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work activities during the reporting period; 2) a discussion of proposed work activities for the 
next reporting period; 3) an updated time schedule for completion of all work activities needed 
to complete the project; 4) the results of any soil and/or groundwater monitoring completed 
during the reporting period. 

2. Monthly assessment and cleanup progress reports must include, at a minimum, the amount of 
extracted groundwater, contaminant mass, and/or fuel hydrocarbons; volume of extracted free 
product; analytical test results from influent, intermediate, and final treated effluent; influent 
flow rate; influent concentrations; the location of discharge; number of days of system 
operation during the reporting period; system maintenance completed during the reporting 
period; an evaluation of the effectiveness of containment of groundwater flow to the site; and 
any modifications and/or charges needed to the soil and groundwater recovery and/or 
treatment system. These reporting requirements may be modified based upon the final 
cleanup plan approved by the Executive Officer. 

E. Quarterly Groundwater Sampling and Quarterly Groundwater Monitoring Reports 

Quarterly gauging, sampling, and progress reports detailing all activities implemented and results 
obtained during the previous quarter, as required by this Order, shall be submitted within 15 days 
after the quarter ends, with the first report beginning July 15, 2000. With written justification, Corsair 
may request a change in the frequency of reporting for the Executive Officer’s approval. These 
reports must contain, at a minimum, the following information: 

1. A summary of all groundwater elevation measurements from mean sea level and depths to 
groundwater from all on-site monitoring wells. Monitoring wells shall be sounded for total depth 
at each gauging event. A list of all recovery and injection wells actively remediating the site 
during the previous quarter, total volume of fluids recovered during each month of the previous 
quarter, cumulative volume of fluids recovered for the year, cumulative volume of fluids 
recovered since initiation of recovery. This information shall be presented in tabular form to 
include well locations (latitude/longitude) and on a plot plan depicting the locations of the 
borings/wells with groundwater elevation data relative to mean sea level. Also, include a 
dissolved phase contaminant isoconcentration contour map. 

2. Results of analyses of groundwater samples collected from selected site monitoring wells 
during the sampling period together with an evaluation of all test results. Groundwater sample 
collection procedures and analyses shall be according to the workplan approved by this 
Regional Board on March 6, 2000. 

3. A summary of activities completed during the reporting period and a final compilation of the 
activity modifications proposed for the next reporting period. All workplan modifications must be 
approved by the Executive Officer. 
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All reports set forth in Sections D and E above, shall be submitted in hard copy and, if requested, by 
electronic format acceptable to the Executive Officer. In addition, copies of all reports must be 
provided to the following interested parties: 

1. Councilman Nick Pacheco, Los Angeles City Council, 15 th District, 200 North Main Street, Room 
504, Los Angeles, CA 90012 

2. Mr. Richard Nagel, Los Angeles Department of Water and Power, P.O. Box 111, Room A-18, 
Los Angeles, CA 90015-0100 

3. Mr. Melvin L. Blevins, ULARA Watermaster, 111 North Hope Street, Room 14-611, Los Angeles, 
CA 90012 

F. PROVISIONS 

1. Abandonment of any groundwater well(s) at the site must be reported to the Executive Officer 
in advance. Any groundwater wells removed must be replaced within a reasonable time, at a 
location approved by the Executive Officer. With written justification, the Executive Officer may 
approve of the abandonment of groundwater wells without replacement. When a well is 
removed, all work shall be completed in accordance with California Monitoring Well Standards, 
Bulletin 74-90, Part III, Sections 16-19. Permits for well abandonment and installation must be 
obtained from the Los Angeles County Department of Health Services, Water and Sewage 
Program, prior to conducting such work. 

2. The Regional Board’s authorized representative shall be allowed: 

a. Entry upon premises where a regulated facility or activity is located, conducted, or where 
records are kept, under the conditions of this Order; 

b. Access to copy any records that are kept under the conditions of this Order; 

c. To inspect any facility, equipment (including monitoring and control equipment), practices, 
or operations regulated or required under this Order; and 

d. To photograph, sample, and monitor for the purpose of assuring compliance with this 
Order, or as otherwise authorized by the California Water Code. 

3. This Order is not intended to permit or allow the Corsair to cease any work required by any 
other Order issued by this Regional Board, nor shall it be used as a reason to stop or redirect 
any investigation or cleanup or remediation programs ordered by this Board or any other 
agency. 

4. Corsair shall provide to the Regional Board advance notice of any planned physical alterations 
to the facility or planned changes in the facility’s activities that may affect compliance with this 
Order. 
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5 This Order does not exempt Corsair from compliance with any other laws, regulations, or 
ordinances which may be applicable, nor does it legalize these waste treatment and disposal 
facilities and it leaves unaffected any further restraints on those facilities which may be 
contained in other statues or required by other agencies. 

6. Corsair shall provide to the Regional Board advance notice of any planned change in name, 
ownership, or control of the facility; provide notice to any succeeding owner or operator of this 
Order by letter; forward a copy of such notification to the Regional Board. 

7. The discharge of wastes or hazardous substances that degrade water quality or adversely 
affect beneficial uses of water of the State is hereby prohibited. 

8. Further migration of wastes or hazardous substances through subsurface transport to waters of 
the State is prohibited. 

9. The storage, handling, treatment or disposal of contaminated soil and/or polluted groundwater 
shall not create a condition of nuisance as defined in California Water Code Section 13050(m). 

10. Corsair shall maintain in good working order and operate as efficiently as possible any control 
or remediation system(s) installed to achieve compliance with the requirements of this Order. 

11. All investigations must be conducted by, or under the direct supervision of a California 
Registered Geologist, Certified Engineering Geologist, or Registered Civil Engineer, with the 
appropriate experience. 

12. All analytical data must be reported by a California certified laboratory as shown on the 
enclosed laboratory report forms 10A/B (copy enclosed). 

13. This Order in no way limits the authority of the Regional Board, as contained in the California 
Water Code, to require additional investigation and cleanup pertinent to this project. It is the 
intent of this Regional Board to issue Waste Discharge Requirements or other Orders pursuant 
to Sections 13260, 13304, and 13350 of the California Water Code when appropriate to 
facilitate this cleanup and abatement activity. Additionally, continued monitoring of the 
groundwater quality beneath this facility after the completion of this cleanup and abatement 
activity may be required. This Order may be revised by the Executive Officer as additional 
information becomes available. 

14. For good cause shown, the Executive Officer may grant an extension of time as to the 
deadlines provided herein. Such requests, however, must be made in writing and submitted 
prior to the deadline. 
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15. Failure to comply with the terms and conditions of this Order may result in the imposition of civil 
liability, either by the Regional Board or judicially by the Superior Court, in accordance with 
Section 13350 et. seq., of the California Water Code and/or referral to the Attorney General of 
the State of California for such legal action as he may deem appropriate. 

16. Pursuant to California Water Code Section 13320, an aggrieved person may seek review of 
this Order by filing a petition within 30 days with the State Water Resources Control Board 
(SWRCB). The petition must be sent to the SWRCB, P.O. Box 100, 901P Street, Sacramento, 
CA 95812. 


*4 - L 


Date 



Dennis A. Dickerson, Executive Officer 
California Regional Water Quality Control Board, 
Los Angeles Region 
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